Message 


From; Connolly, Grace (DPH) [/0=C0MM0NWEALTH OF MASSACHUSETTS/OU=MASSMAIL- 

Ol/CN=RECIPIENTS/CN=GRACE.CONNOLLY] 

Sent: 8/16/2010 2:42:29 PM 

To: Nassif, Julianne (DPH) [/0=C0MM0NWEALTH OF MASSACHUSETTS/OU=MassMail- 

01/cn=Recipients/cn=Julianne.Nassif] 

Subject: FW: DPH Renovations -Morrill I 

Attachments: 2010-8-3 Constr_mtg01.pdf 


From: Lobik Stephen [mailto:slobik@facil.unnass.edu] 

Sent: Thursday, August 12, 2010 8:53 AM 

To: Connolly, Grace (DPH); Dunn, Ceci (DPH); Hanchett, James (DPH); Taugher, Helen (DPH); Popstefanija, Marija 
(DPH) 

Subject: DPH Renovations -Morrill I 

Folks, 

Attached are meeting minutes from last week's meeting. Today we are meeting at 12:15 not 11:00. If anyone 
has comments on the minutes please let me know. 

Thanks, 

Stephen 

<<2010-8-3 Constr_mtg01 .pdf» 

Stephen Lobik 

Capital Project Manager 

Facilities & Campus Planning Division 

University of Massachusetts 

(T) 413-545-6516 

(F) 413-545-3684 
slobik@facil.umass.edu 


Folk OIG PRR 001381 





